
OFFICE OF THE PURCHASING AGENT 


TOWN OF ARLINGTON 
730 Massachusetts Avenue 
Arlington, MA 02476 


Telephone (781) 316-3003 
Fax (781)316-3019 


DATE: 


August 7, 2013 


TO ALL BIDDERS 


BID NO. 


13-28 


SUBJECT: 


Landscape Design Service/N. Union Spray Park & Hibbert Playground 


ADDENDUM NO. 1 

TO WHOM IT MAY CONCERN: 

With reference to the bid request relative to the above subject, please note the following: 

ATTACHED BUDGET COST ESTIMATES FOR PROTECT. 

BIDDER MUST ACKNOWLEDGE ADDENDUM WITH SUBMISSION 

All other terms, conditions and specifications remain unchanged. 

Very truly yours, 


1 

Purchasing Officer 









NORTH UNION SPRAY POOL AREA 
Budget Cost Estimate And Wish List 

ITEM BUDGET COST NOTES 


2. Sprav Pool 

Remove existing spray heads 
New heads, piping, controls 
Installation/plumbing 
Repair bit. Cone. Surface 
New color coating 
Site work, seeding 
Subtotal: 

Subtotal All Areas 

General Conditions @ 5 % 
Design @ 10%: 

Survey: 

Expenses/reproduction 

Subtotal of All Items: 

Contingency @ 10 %: 

Total: 


$ 

$ 

$ 

$ 

$ 

$ 

$ 


$ 

$ 

$ 

$ 

$ 


15,000 allowance 
50,000 incl. power 
45,000 allowance 
I5,ooo allowance 

20,000 for entire hard surface play area 
10,000 

155,000 

155,000 


7,645 

15,500 

- not needed, use existing 
1,400 

179,545 


$ 17,955 

$ 197,500 


$ 197,500 


BUDGET: 


























